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BILL NO. 5-86-10- 24- 


SPECIAL ORDINANCE NO. S- / Z LIE 


AN ORDINANCE approving Change Order 

No. 3, Res. 6021-85 - Maplecrest 

Road Extension, with Earth Construction 
Co., in connection with the Board 

of Public Works and Safety of the 

City of Fort Wayne, Indiana. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 


OF THE CITY OF FORT WAYNE, INDIANA: 





SECTION 1. That Change Order No. 3, Res. 6021-85 - 
Maplecrest Road Extension, with Earth Construction Co., in A 
with the Board of Public Works and Safety, for: 

this Change Order is necessary 

because this amount is required 

to connect 2-D lanes that were 

to be built by the developer. 

If this had not been done, it would 

have created a real safety hazard 

for the motorists; 
involving a net increase of Twenty-Five Thousand Three Hundred 
Thirty-Four and 31/100 Dollars ($25,334.31), all as more particularly 
set forth in the specifications, and which is on file with the 
Office of the Board of Public Works and Safety and is by reference 
incorporated herein, made a part hereof, and is hereby in all 


things ratified, confirmed and approved. 


SECTION 2. That this Ordinance shall be in full force 





and effect from and after its passage and any and all necessary 


approval by the Mayor. 





APPROVED AS TO FORM 





Bruce O. Boxber City Attorney 





r, 





Read the/first time in full and on motion by | 












seconded by D , and d adopted, ad tne cond tim 
by title and referred to the Committee Es (and the Cit 
Plan Commission for recommeneat WER) evanc Public baoa to EVE sa f Wess 
due legal notice, at the Council Chambers y G9, Fort Wawr 
Indiana, on day of 
oy Bear) 
DATE? i 
SANDRA E. KENNEDY,- CITY- CLEE 
Read the 






seconded by 
passage. PASSED 


ef, 
in full and on motion by P 
, and duly adopted, p TOn TES 


(%06) by the following vote: 


ye 
K 
tJ 
v 





NAYS ABSTAINED ABSENT  TO-WIT: 
TOTAL VOTES a T Z 
BRADBURY 
BURNS 
EISBART 
GiaQUINTA 


HENRY 


Poron 


TALARICO 


a ee ge E EEA —_—_—____ 


DATE: JO OFS 


Passed and adopted by the Common Council of the City of Fort 





SANDRA E. KENNEDY, CITY CLERK 


Wayne, Indiana, as E 









(SPECIAL) (ZONENG-MAP) ORDINANCE (RESOLUTION) NO. Loe 
on the © no day of ES Ef ee Pea) dA 
ATTEST: (SEAL) . 
É J : 
SANDRA E. KENNEDY, CITY CLERK 
: Presented by me to the pode of the’ city ‘of: Fort Wayne, Indiana, 
on the DF ZL day of Ca : Pe [LE S 
at the hour of “OO o'clock : .M.,;E.S.T 


a 
SANDRA E. KENNEDY, CITY CLERK 


Approved and signed by me this 2 wtf. ay. Of MB ’ 
AE 
19 36 at the hour of oe o'clock Vi Me Ec OATS 





WIN MOSES, JR., MAYOR 


CHANGE ORDER 





Change Order No. 3 Resolution No. 6021-85 
Project No. eek Board Order No. 106-84 
Name of Project Maplecrest Road Extension Ione Pate Septe 205 1986 
BV Ra T 
Tor Earth Construction Co. TiS. OSO 
(Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 


Description of Change Change in Contract Price 
No. | Quantit Unit Price Increase 


Pee Ton Asphalt Base #5D 26.40 17,608.80 


ji 


3 119 Ton Asphalt Binder #9 ! 26.85 3.195.615 
| 4 | 58 Ton Asphalt Surface Type II-B 1.29.75 15725. 50 


719520 


30 ee er Striping | 58 
Total Decrease 


Total Increase S25 aSa] 


l 


Net (Bagxaggg) (Increase) Contract Price $251,334¢31 


The sum of $ 25133413] is hereby (added to) (dasuekesdxkxam) the total contract 
price, and the final contract price shall be adjusted as follows: 


Original Contract Price $ 526,523.40 
Current Contract Price Adjusted by Previous Change Order $ 090,ZIT.Z253 
New Contract Price Including this Change Order $ 675,945.50 


The time provided for completion in the contract for this project is (unchanged) (increased) 
(decreased) by calendar days due to this Change Order. The date for completion 
of all work shall be . Furthermore, this document shall become an 
amendment to the contract and all provisions of the contract shall apply hereto. 


z Date P-2 7 -6 
Accepted by: VI) ben ol 


3 Contractor) Date - PF - 
| YW 


7 os City Engineer) Date -LOL 
ae A 






Recommended by: WR 


A Pr 
Y 


Z 
Approved by: la 
lt i Hu Owner) Date _/3— /~96 
NA 


Attested by: lin /), Z sp We Oe 4 Date (a E dale 


Approved by: 


fo 


Change Order No. 
Resolution No. 
Board Order No. 


if 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: This amount is required to connect 2 D-lanes that were to 


be built by the developers. If this had not been done, it would have created a real 


safety hazard for the motorists. 


Will proposed change alter size of the project? Yes No XX 


If yes, explain: 


Affect on operation and maintenance cost of this project: 











gl £ F. / 
Moe y PZA Len bore 
Richard Kndppenberger Engineer 


FOF 
Admn. Anpr. 


TITLE OF ORDINANCE Change Order #3 - Maplecrest Road Extension - Earth Const. Co. 
i HE E ES OAE 


DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 
ae eee eer ee ge T eee 


SYNOPSIS OF ORDINANCE Change Order #3 for Maplecrest Road Extension is necessary becaus 





this amount is required to connect 2-D lanes that were to be built by the develope 


If this had not been done, it would have created a real safety hazard for the 





motorists. Earth Construction Co., is the contractor. 


T E a ire ae 























a Mt aig 7 e E A A e eas ch ee a 
EFFECT.OF PASSAGE -Saber Pereca fommotariste.< E o Po ee ae 
oh N ge ee Gal i a ali Te eee 
a a a gd ON es 


EFFECT OF NON-PASSAGE 
SP ERR AP PR A ME ese Dae: RS AS ANE CS OR ETN EP ea 





~— aa, E OE 
a a E a E Se eee 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $25,334.31 increase 


a TS S te US fet a 


ASSTGNED TO COMMITTEE 
I ee ea Se tae I Ses ee Pee 


en Se ee 


BILL NO aSpa S286- 1022 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 
sR E OR a TOR REO Ce 


WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 
BE OASIS ioc a a. I BL S 
REFERRED AN (ORDINANCE) (RES OKNPXSNX approving Change Order 


No. 3 Res. 6021-85 - Maplecrest Road Extension, with Earth Construction 
Co., in connection with the Board of Public Works and Safety of the 


City of Fort Wayne, Indiana 
Se ee ae Tae eas ee a ge Se ee 
a EME a a aa a a or ae amnesiac eee 


Ne ee eee Re ee 


HAVE HAD SAID (ORDINANCE) (RESGROKION) UNDER CONSIDERATION AND BEG 








LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RESOLGPEOHY 


YES NO 








THOMAS C. HENRY 
CHAIRMAN 





DONALD J. SCHMIDT 
, VICE CHAIRMAN Seas cosas oo Me ee 







MARK E. GiaQUINTA 
PAUL M. BURNS 


Be go Es S. -2<.,Q CHARLES B. REDD 
= a aaa 


CONCURRED IN PIE Fe CZ SANDRA E. KENNEDY 
CITY CLERK 





